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ACTION EA-09 

INFO OCT-OI ISO-00 EB-07 /017 W 

020970 

R 1 10750Z FEB 76 
FM AMEMBASSY SEOUL 

TO CAMP DRESSER & MCKEE ONE CENTER PLAZA BOSTON MASS. 

02108 TELEX: CAMDRES 
INFO USDOC WASHDC 
SECSTATE WASHDC 5413 
AMEMBASSY MANILA 

UNCLAS SEOUL 1006 

MANILA PASS USADB 

E.O. 11652: N/A 
TAGS: BEXP, KS 

SUBJ: SEOUL METROPOLITAN WATER DISTRICT CONSULTANTS CONTRACT 

1 . EMBASSY HAS BEEN ASKED BY THE MINISTER OF CONSTRUCTION TO 
URGE YOUR RECONSIDERATION OF THE CANCELLATION NOTICE SENT TO 
THE MINISTER OF CONSTRUCTION TERMINATING YOUR CONSULTANT 
CONTRACT WITH THE SEOUL METROPOLITAN WATER PROIECT. 

2. THE MINISTER BELIEVES PERSONALITY DIEFERENCES ARE THE 
BASIS FOR DISAGREEMENTS IN THE ADMINISTERING OF THE CONTRACT 
WHICH WOULD BE SOLVED ON THE ANNOUNCED DEPARTURE OF PRESENT 
CDM ENGINEER FEBRUARY 28, 1976. 

3. MINISTER SAYS AMENDMENTS REQUESTED BY YOU WOULD COST 
$700,000 TO COMPLETE THE CONTRACT WHILE ONLY $200,000 REMAINS 
IN FUND FOR THIS PURPOSE. 

4. MINISTER KIM POINTS OUT THE NEW $100 MILLION INTERGRATED 
WATER SYSTEM PROIECT WITH A PRESENT COMMITTMENT BY ADB OF 
$25 MILLION WILL BE COMING UP SHORTLY AND HE WOULD LOOK 
FAVORABLY ON CDM AS CONSULTANTS. 

5. EMBASSY ANXIOUS TO INSURE AMERICAN CONSULTANTS ARE USED 
UNCLASSIFIED 
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ON THIS AND FUTURE PROJECTS AND AWAITS YOUR SUGGESTIONS TO 
PROCEED FURTHER ON THIS MATTER. JAMES C. MARSHALL COMMERCIAL 
COUNSELOR AMERICAN EMBASSY, SEOUL 
SNEIDER 
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UNCLASSIFIED 

« END OF DOCUMENT » 
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